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UNCLASSIFIED 

PAGE 01 JAKART 07959 161018Z 
ACTION COME-OO 

INFO OCT-01 EA-09 ISO-OO EB-07 /017W 

162007Z 089735 /73 

R 160904Z JUN 77 
FM AMEMBASSY JAKARTA 
TO SECSTATE WASHDC 1805 
INFO AMEMBASSY TOKYO 

UNCLAS JAKARTA 7959 


Message Text 


DEPARTMENT PLEASE PASS TO T.PROSS, OFFICE SHIPBUILDING COSTS. 

MARAD, USDOC, WASHDC 

E.O. 11652/N/A 
TAGS: ENRG, WEET, ID 
SUBJ: BADAK QUESTIONNAIRE 

1 . FOLLOWING IS PARTIAL RESPONSE TO BADAK QUESTIONS IN ORDER: 
CATEGORY A-GAS SUPPLY 
1 . 2, 3, 4-NO INFORMATION 

5. 550 MMSCFD 

6. 150 MMSCFD 
7-8. NO ANSWERS 


CATEGORY B-GAS GATHERING 

1 . COMPLETED, EXCEPT CHANGES REQUIRED IN DEHYDRATION SYSTEM 

2. YES 

3. COMPLETED 

4. COMPLETED 

5. YES AND COMPLETED 

6. ALREADY OPERATIONAL 


CATEGORY C-PIPELINES 

1 . COMPLETED AND TESTED 

2. COMPLETED AND TESTED 
UNCLASSIFIED 


UNCLASSIFIED 


PAGE 02 JAKART 07959 161018Z 


CATEGORY D-BADAK LNG FACILITIES 

1 . TRAIN A COMPLETE; TRAIN B AUGUST 1 

2. 10,325 CM/DAY EQUIVALENT TO 5,000 TONS:DAY. 

3. TRAIN A— 7/27; TRAIN B-9/15 

4. TRAIN A-COMPLETE/TRAIN B-98 PERCENT 

5. NO MAJOR PROBLEMS HAVE BEEN ENCOUNTERED YET. 
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6. ALL ON SITE. 

7. NONE 

8. FOUR. ALL COMPLETED CAPACITY EACH 95,000 CM. 

9. SINCE CONSTRUCTION IS NEARLY COMPLETE CONSTRUCTION 
FORCES ARE DECLINING RAPIDLY. 

10. APPROXIMATELY 400 NATIONALS AND 100 EXPATRIATES. 

ON-THE-JOB TRAINING, ALSO MAKING USE OF VENDORS REPRESENTATIVES. 

11. COMPLETED. 

12. COMPLETED. 

13. UNDER APCI SUPERVISION 48 HOUR TEST WILL BE CARRIED 

OUT WHEN TRAINS HAVE REACHED DESIGN PRODUCTION RATE. TEST 
RUN WILL BE LNG PRODUCTION AGAINST INSTALLED HORSEPOWER. 

14. NO. NOTWITHSTANDING THIS ADEQUATE SECIRUTY 
MEASURES HAVE BEEN PLANNED FOR THIS CONTINGENCY. 

2. CONCENSUS HERE IS THAT FIRST AUGUST LOADING DATE IS 
ATTAIN ALBE BARRING EXTRAORDINARY CIRCUMSTANCES. 

3. MOST RECENT MILESTONE (12 JUNE) WAS SUCCESSFUL 
TESTING OF TRAIN "A" PROPANE COMPRESSOR WHICH WILL NOW 
CHARGE PROPANE REFRIGERANT IN PREPARATION FOR COOLING 
DOWN AND NORMAL FLOW THROUGH LIQUEFACTION SECTION OF 
PLANT. SOMECK. 

RIVES 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: NATURAL GAS, LPG 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 16-Jun-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977JAKART07959 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D77021 5-0684 
Format: TEL 
From: JAKARTA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 9770651 /aaaabsmp.tel 

Line Count: 86 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 7a07077c-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION COME 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 20-Dec-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2132432 
Secure: OPEN 
Status: NATIVE 

Subject: BADAK QUESTIONNAIRE 
TAGS: ENRG, ID 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/7a07077c-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 
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